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^^Rergrivier Municipality strives 
towards a satisfied community by 
means of balanced^ agreed 
upon^sustainable and effective service 

delivery 




The Municipal Finance Management Act No. 56 of 2003 (MFMA) and National Treasury MFMA Circular No. 13 requires that municipalities 
must prepare a service delivery budget implementation plan (SDBIP) indicating how the budget and the strategic objectives of Council will 
be implemented. The SDBIP is prepared in terms of Section 53(1)(c)(ii) of the Municipal Finance Management (MFMA), National Treasury 

MFMA Circular No. 13 and the Budgeting and Reporting Regulation. 


The SDBIP serves as a “contract” between the administration, council and community expressing the goals and objectives set by the 
council as quantifiable outcomes that can be implemented by the administration in the applicable financial year. It provides the link 
between the mayor, the council (executive) and the administration, and facilitates the process for holding management accountable for its 
performance. It is therefore a management, implementation and monitoring tool that will assist the mayor, councillors, municipal manager, 
senior managers and community to monitor the municipality's performance on a quarterly basis. The SDBIP will ensure that appropriate 
information is circulated internally and externally for purposes of monitoring the implementation of the budget, the execution of projects, 
the performance of senior management and the achievement of the strategic objectives set by council. 


The SDBIP is a layered plan that consists of a top layer and a supporting layer namely the departmental SDBIP. 


a) Top Level SDBIP (Municipal Scorecard) 

Circular 13, as well as the municipal budget and reporting regulations prescribe the submission of a Top Level SDBIP, which is focused 
on outcomes, to the Mayor with the draft budget. The Top Layer SDBIP contains the consolidated service delivery targets and in-year 
deadlines, and links such targets to top management. Only the Top Layer SDBIP will be made public and tabled before the council. The 
Top Layer SDBIP should also include per ward information, particularly for key expenditure items on capital projects and service delivery. 
This will enable each ward councilor and ward committee to oversee service delivery in their particular ward. The Top Layer SDBIP and 
its targets cannot be revised without notifying the council, and if there is to be changes made in service delivery targets and performance 
indicators, this must be with the approval of the council, following approval of an adjustments budget (section 54(1 )(c) of MFMA). Council 
approval is necessary to ensure that the mayor or municipal manager do not revise service delivery targets downwards in the event 

where there is poor performance. 


Legislation 


The Top Layer of the SDBIP is made up of the following components: 

□ One year detailed plan, with a three-year capital plan 

□ The 5 necessary components includes: 

D Monthly projection of revenue to be collected for each Source (Expected Revenue to be collected) 

□ Monthly projects of expenditure (operating and capital) and revenue for each vote (S71 format) 

□ Quarterly projects of Services Delivery Targets and performance indicators for each vote. (Non financial measurable performance 
objectives in the form of targets and indicators. Level and standard of service being provided to the community) 

□ Ward information of expenditure and Service Delivery 

□ Detailed capital works plan broken down by ward over three year 

The Top Layer of the SDBIP must be submitted for approval to the Mayor within 14 days after the approval of the budget. 


b) Departmental SDBIP 

A detailed departmental SDBIP, which is focused on operational performance, must be prepared for each municipal department. This 
SDBIP provides more detail on each output for which top management is responsible and it serves as the portfolio of evidence for the Top 
Layer SDBIP. The Top Layer SDBIP is therefore the summary of all the departmental SDBIP’s. 

Departmental SDBIPs is based on initial revenue and expenditure projections provided by the budget office of the municipality. Initial 
revenue and expenditure projections are prepared taking into account; the strategic direction and priorities as set through the IDP (and its 
annual review); initial tariff modeling and any other external influences such as, sectoral department strategic plans and budgets; national 
and provincial strategic plans and allocations. Reference can also be made to current year and mid-year reports and the previous year’s 
annual report to develop the SDBIP. The departmental SDBIP should be compiled by senior managers for his/her department. 

The Departmental SDBIP must provide the following information: 

Purpose (outcomes) 

Service Delivery description 
Measurable Performance objectives 
List of capital projects per Ward 
A review of past performance 
Resources utilized (inputs): 

Expenditure by GFS function and Major type 
Budget revenue by vote and source 
Types of staffing number and R-value 

The SDBIP must be approved by the Mayor within 28 days after the budget has been approved to ensure compliance with the above- 
mentioned legislation and the Top Level SDBIP should be published on the municipal website. 



Municipal Scorecard (Top Level SDBIP) 


Department/ 

Directorate 

National KPA 

IDP Goal 

Municipal Key 
Performance Area (Not 
compulsory) 

Key Performance Indicator 

Unit of measurement 

Program 

Driver 

Base-line 

(31/12/09) 

2010/11 

Annual 

Target 

Qtr ending 
30 Sep 

Qtr ending 
31 Dec 

Qtr ending 
31 March 

Qtr ending 
30 June 

Projection 

Projection 

Projection 

Projection 

Executive and 

Council 

Good Governance and 
Public participation 

Ensure accessibility 
and promote 

Good governance 

Effective functioning of 
council 

No of council meetings 

Council 

4 

4 

1 

1 

1 

1 

Executive and 

Council 

Good Governance and 
Public participation 

Create an efficient, 
effective and 

Good governance 

Effective functioning of 
committee system 

No of sec 79 committee 
meetings per committee 

Council 

11 

11 

3 

2 

3 

3 

Executive and 

Council 

Good Governance and 
Public participation 

Ensure accessibility 
and promote 

Good governance 

Approval of Main budget 

Approval of Main budget 
before legislative 

Council 

100% 

100% 




100% 

Executive and 

Council 

Good Governance and 
Public participation 

Ensure accessibility 
and promote 

Good governance 

Approval of adjustments 
budget 

Approval of adjustments 
budget before legislative 

Council 

100% 

100% 



100% 


Executive and 

Council 

Good Governance and 
Public participation 

Ensure accessibility 
and promote 

Good governance 

Approval of SDBIP 

Approval of SDBIP 
before legislative 

Mayor 

100% 

100% 




100% 

Municipal Manager 

Good Governance and 
Public participation 

Create an efficient, 
effective and 

Good governance 

Municipality complying with 
all relevant legislation 

% compliance with 
legislation 

Municipal 

Manager 

50% 

70% 

55% 

60% 

65% 

70% 

Municipal Manager 

Local Economic 
Development 

Promoting the safety 
of citizens 

Safe, Healthy and Secure 
Environment 

Reviewed and aligned LED 
strategy 

LED strategy reviewed 
by end October 

Municipal 

Manager 


1 


1 



Municipal Manager 

Local Economic 
Development 

Promoting the safety 
of citizens 

Safe, Healthy and Secure 
Environment 

Enhancement of economic 
development 

Value of contracts 
assigned to emerging 
contractors 

Municipal 

Manager 


100% 

100 

100 

100 

100 

Technical Services 

Local Economic 
Development 

Promoting the safety 
of citizens 

Safe, Healthy and Secure 
Environment 

Employment through job 
creation schemes 

No of temporary jobs 
created 

Director: 

Technical 

Services 

300 

300 

50 

150 

100 

100 

Community Services 

Local Economic 
Development 

Promoting the safety 
of citizens 

Safe, Healthy and Secure 
Environment 

Employment through job 
creation schemes 

No of temporary jobs 
created 

Director: 

Community 

Services 


4 


2 

■ 

■ 

Community Services 

Local Economic 
Development 

Promoting the safety 
of citizens 

Safe, Healthy and Secure 
Environment 

Employment through job 
creation schemes 

No of permanent jobs 
created 

Director: 

Community 

Services 


4 



4 


Municipal Manager 

Good Governance and 
Public participation 

Create an efficient, 
effective and 
accountable 

Good governance 

Spatial development plan 
aligned with PSDF and PGDS 

% alignment 

Municipal 

Manager 


100% 


50 


100 

Municipal Manager 

Good Governance and 
Public participation 

Create an efficient, 
effective and 

accountable 

Good governance 

IDP and sectoral plans 
aligned with Spatial 
development plan 

% alignment 

Municipal 

Manager 


100% 


50 


100 

Municipal Manager 

Municipal 

Transformation and 

Institutional 

Development 

Create an efficient, 
effective and 

accountable 

administration 

Municipal Transformation 
and Institutional 
Development 

Reviewed IDP 

IDP reviewed by end 

May 

Municipal 

Manager 


100% 




100 
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Municipal Scorecard (Top Level SDBIP) 


Department/ 

Directorate 

National KPA 

IDP Goal 

Municipal Key 
Performance Area (Not 
compulsory) 

Key Performance Indicator 

Unit of measurement 

Program 

Driver 

Base-line 

(31/12/09) 

2010/11 

Annual 

Target 

Qtr ending 
30 Sep 

Qtr ending 
31 Dec 

Qtr ending 
31 March 

Qtr ending 
30 June 

Projection 

Projection 

Projection 

Projection 

Municipal Manager 

Good Governance and 
Public participation 

Create an efficient, 
effective and 

accountable 

administration 

Good governance 

IDP to include all required 
sectoral plans 

No of required sectoral 
plans included 

Municipal 

Manager 

70% 

80% 




80 

Municipal Manager 

Good Governance and 
Public participation 

Create an efficient, 
effective and 

accountable 

administration 

Good governance 

IDP endorsed by community 
organisations and 
stakeholders 
as local social 
compacts 

% of community 
organisations and 
stakeholders endorsing 
IDP 

Municipal 

Manager 


100% 

100 

100 

100 

100 

Municipal Manager 

Good Governance and 
Public participation 

Create an efficient, 
effective and 
accountable 

administration 

Good governance 

IDP endorsed by all wards 

No of ward committees 
endorsing IDP 

Municipal 

Manager 


7 

7 

7 

7 

7 

Municipal Manager 

Good Governance and 
Public participation 

Create an efficient, 
effective and 
accountable 

administration 

Good governance 

Strengthen role 
of communities 

No of ward based 
development plans 
completed 

Municipal 

Manager 

1 

6 




6 

Administrative 

Services 

Good Governance and 
Public participation 

Create an efficient, 
effective and 

accountable 

administration 

Good governance 

Effective communication with 
communities 

Development or review of 
communication policy 

Director: 

Administrative 

Services 

0% 

50% 

50.00% 




Municipal Manager 

Good Governance and 
Public participation 

Create an efficient, 
effective and 

accountable 

administration 

Good governance 

Effective functioning of ward 
committees 

No of ward committee 
meetings per ward per 

annum 

Municipal 

Manager 

21 per 
quarter 

7 wards 
with 
monthly 
meetings 

21 

21 

21 

21 

Municipal Manager 

Good Governance and 
Public participation 

Create an efficient, 
effective and 

accountable 

administration 

Good governance 

Improved good governance 

% Implementation of anti- 
corruption policy 

Municipal 

Manager 


100% 

100% 




Municipal Manager 

Good Governance and 
Public participation 

Create an efficient, 
effective and 

accountable 

administration 

Good governance 

Citizen satisfaction survey 
conducted 

% Citizen satisfaction 

Municipal 

Manager 


100% 




100% 

Municipal Manager 

Good Governance and 
Public participation 

Create an efficient, 
effective and 

accountable 

Good governance 

Institutional Performance 
management system in place 

No of performance 
agreements signed on 
time 

Municipal 

Manager 

5 

5 




5 

Municipal Manager 

Good Governance and 
Public participation 

Create an efficient, 
effective and 
accountable 

administration 

Good governance 

Institutional Performance 
management system in place 

Individual performance 
management system 
implemented up to the 
lowest level 

Municipal 

Manager 


Up to level 

5 


100% 



Municipal Manager 

Good Governance and 
Public participation 

Create an efficient, 
effective and 
accountable 

administration 

Good governance 

Annual performance reporting 

Annual report and 
oversight report of 
council submitted before 
legislative deadline 

Municipal 

Manager 

1 

1 




1 


4 
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Municipal Scorecard (Top Level SDBIP) 


Department/ 

Directorate 

National KPA 

IDP Goal 

Municipal Key 
Performance Area (Not 
compulsory) 

Key Performance Indicator 

Unit of measurement 

Program 

Driver 

Base-line 

(31/12/09) 

2010/11 

Annual 

Target 

Qtr ending 
30 Sep 

Qtr ending 
31 Dec 

Qtr ending 
31 March 

Qtr ending 
30 June 

Projection 

Projection 

Projection 

Projection 

Municipal Manager 

Good Governance and 
Public participation 

Create an efficient, 
effective and 

accountable 

administration 

Good governance 

Functional performance audit 
committee 

No of meetings of the 
performance audit 
committee 

Municipal 

Manager 

0 

2 


1 


1 

Municipal Manager 

Good Governance and 
Public participation 

Create an efficient, 
effective and 

accountable 

administration 

Good governance 

Functional Internal Audit unit 

Approved Risk based 
audit plan by end 
September 

Municipal 

Manager 

0 

1 

1 




Administrative 

Services 

Good Governance and 
Public participation 

Create an efficient, 
effective and 

accountable 

administration 

Good governance 

Reaching of employment 
equity targets 

% of targets reached 

Director: 

Administrative 

Services 

95% 

95% 

95% 

95% 

95% 

95% 

Administrative 

Services 

Good Governance and 
Public participation 

Create an efficient, 
effective and 

accountable 

administration 

Good governance 

Creation of effective capacity 

% Vacancy level as % of 
approved organogram 

Director: 

Administrative 

Services 

3% 

2% 

3.00% 

2% 

2.00% 

2% 

Administrative 

Services 

Municipal 

Transformation and 
Institutional 

Development 

Create an efficient, 
effective and 
accountable 

administration 

Municipal Transformation 
and Institutional 
Development 

Effective labour relations 

No of meetings of the 

LLF 

Director: 

Administrative 

Services 

4 

12 

3 

3 

3 

3 

Administrative 

Services 

Municipal 

Transformation and 
Institutional 

Development 

Create an efficient, 
effective and 
accountable 

administration 

Municipal Transformation 
and Institutional 
Development 

Effective and up to date HR 
policies 

Revision of all HR 
policies annually by 30 
June 

Director: 

Administrative 

Services 

100% 

100% 




100% 

Administrative 

Services 

Municipal 

Transformation and 
Institutional 

Development 

Create an efficient, 
effective and 
accountable 

administration 

Municipal Transformation 
and Institutional 
Development 

Targeted skills development 

% Implementation of 
skills development plan 

Director: 

Administrative 

Services 

60% 

15% 

15% 

15% 

15% 

15% 

Administrative 

Services 

Municipal 

Transformation and 
Institutional 

Development 

Create an efficient, 
effective and 
accountable 

administration 

Municipal Transformation 
and Institutional 
Development 

Targeted skills development 

The percentage of 
LGSETA grants annually 
spent on implementing 
its workplace skills plan 

Director: 

Administrative 

Services 

100% 

100% 




100% 

Administrative 

Services 

Municipal 

Transformation and 

Institutional 

Development 

Create an efficient, 
effective and 

accountable 

administration 

Municipal Transformation 
and Institutional 
Development 

Effective and up to date By- 
laws 

No of By-laws revised 
annually 

Director: 

Administrative 

Services 

100% 

100% 




100% 

Financial Services 

Municipal Financial 
Viability and 
Management 

Strategic and 
sustainable budgeting. 
Grow and diversify 
our revenues and 
Value for money 
expenditure 

Financial Viability and 
Sustainability 

Asset management 

Maintained asset register 

Director: 

Financial 

Services 

100% 

100% 




100% 
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Municipal Scorecard (Top Level SDBIP) 


Department/ 

Directorate 

National KPA 

IDP Goal 

Municipal Key 
Performance Area (Not 
compulsory) 

Key Performance Indicator 

Unit of measurement 

Program 

Driver 

Base-line 

(31/12/09) 

2010/11 

Annual 

Target 

Qtr ending 
30 Sep 

Qtr ending 
31 Dec 

Qtr ending 
31 March 

Qtr ending 
30 June 

Projection 

Projection 

Projection 

Projection 

Financial Services 

Municipal Financial 
Viability and 
Management 

Strategic and 
sustainable budgeting. 
Grow and diversify 

niir rot/oniiQC onH 

Financial Viability and 
Sustainability 

Improved revenue collection 

% Debt recovery rate 

Director: 

Financial 

Services 

93% 

93% 

93.00% 

93% 

93.00% 

93% 

Financial Services 

Municipal Financial 
Viability and 
Management 

Strategic and 
sustainable budgeting. 
Grow and diversify 
our revenues and 
Value for money 
expenditure 

Financial Viability and 
Sustainability 

Updated indigent register for 
the provision of free basic 
services 

Updated indigent register 
quarterly 

Director: 

Financial 

Services 

100% 

100% 

100.00% 

100% 

100.00% 

100% 

Financial Services 

Municipal Financial 
Viability and 
Management 

Strategic and 
sustainable budgeting. 
Grow and diversify 
our revenues and 
Value for money 
expenditure 

Financial Viability and 
Sustainability 

Clean audit 

% of Root causes of 
issues raised by AG in 

AG report addressed 

Director: 

Financial 

Services 

100% 

100% 

100.00% 

100% 

100.00% 

100% 

Financial Services 

Municipal Financial 
Viability and 
Management 

Strategic and 
sustainable budgeting. 
Grow and diversify 
our revenues and 
Value for money 
expenditure 

Financial Viability and 
Sustainability 

Preparation of financial 
statements 

Financial statements 

submitted on time 

Director: 

Financial 

Services 

1 

1 

1 




Financial Services 

Municipal Financial 
Viability and 
Management 

Strategic and 
sustainable budgeting. 
Grow and diversify 
our revenues and 
Value for money 
expenditure 

Financial Viability and 
Sustainability 

Financial Viability 

Debt coverage ((Total 
operating revenue- 
operating grants 
received)/debt service 
payments due within the 
year) 

Director: 

Financial 

Services 

93% 

93% 

93.00% 

93% 

93.00% 

93% 

Financial Services 

Municipal Financial 
Viability and 
Management 

Strategic and 
sustainable budgeting. 
Grow and diversify 
our revenues and 
Value for money 
expenditure 

Financial Viability and 
Sustainability 

Financial Viability 

Service debtors to 
revenue - (Total 
outstanding service 
debtors/ revenue 
received for services) 

Director: 

Financial 

Services 

93% 

93% 

93.00% 

93% 

93.00% 

93% 

Financial Services 

Municipal Financial 
Viability and 
Management 

Strategic and 
sustainable budgeting. 
Grow and diversify 
our revenues and 
Value for money 
expenditure 

Financial Viability and 
Sustainability 

Financial Viability 

Cost coverage 
((Available cash-r 
investments)/ Monthly 
fixed operating 
expenditure 

Director: 

Financial 

Services 

1.3 

1.3 

1.3 

1.3 

1.3 

1.3 
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Municipal Scorecard (Top Level SDBIP) 


Department/ 

Directorate 

National KPA 

IDP Goal 

Municipal Key 
Performance Area (Not 
compulsory) 

Key Performance Indicator 

Unit of measurement 

Program 

Driver 

Base-line 

(31/12/09) 

2010/11 

Annual 

Target 

Qtr ending 
30 Sep 

Qtr ending 
31 Dec 

Qtr ending 
31 March 

Qtr ending 
30 June 

Projection 

Projection 

Projection 

Projection 

Financial Services 

Municipal Financial 
Viability and 
Management 

Strategic and 
sustainable budgeting. 
Grow and diversify 
our revenues and 
Value for money 
expenditure 

Financial Viability and 
Sustainability 

Improvement in conditional 
grant spending - capital 

% of total conditional 
capital grants spent 

Director: 

Financial 

Services 

100% 

100% 

25.00% 

25% 

25.00% 

25% 

Financial Services 

Municipal Financial 
Viability and 
Management 

Strategic and 
sustainable budgeting. 
Grow and diversify 
our revenues and 
Value for money 
expenditure 

Financial Viability and 
Sustainability 

Improvement in conditional 
grant spending - operational 

% of total conditional 
operational grants spent 

Director: 

Financial 

Services 

100% 

100% 

25.00% 

25% 

25.00% 

25% 

Financial Services 

Municipal Financial 
Viability and 
Management 

Strategic and 
sustainable budgeting. 
Grow and diversify 
our revenues and 
Value for money 
expenditure 

Financial Viability and 
Sustainability 

Effective SCM system 

No of successful appeals 

Director: 

Financial 

Services 

0% 

0% 

0% 

0% 

0% 

0% 

Community Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Maintenance of recreational 

areas 

Development and 
implementation of 
maintenance plan for 
recreational areas (beach 
resorts) 

Director: 

Community 

Services 


100% 


100% 



Community Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Maintenance of recreational 

areas 

% of maintenance budget 
of recreational areas 
spent (beach resorts) 

Director: 

Community 

Services 


90% 




90% 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Maintenance of grave yards 

Development and 
implementation of 
maintenance schedule 
for grave yards 

Director: 

Technical 

Services 

100% 

100% 




100% 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Maintenance of grave yards 

% of maintenance budget 
of grave yards spent 

Director: 

Technical 

Services 

95% 

95% 

20% 

45% 

70% 

95% 

Technical services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Maintenance of halls 

Development and 
implementation of 
maintenance schedule 

for halls 

Director: 

Technical 

Services 

100% 

100% 




100% 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Maintenance of facilities (land 
and buildings) 

Development and 
implementation of 
maintenance schedule 
for facilities (land and 

Director: 

Technical 

Services 

100% 

100% 




100% 
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Municipal Scorecard (Top Level SDBIP) 


Department/ 

Directorate 

National KPA 

IDP Goal 

Municipal Key 
Performance Area (Not 
compulsory) 

Key Performance Indicator 

Unit of measurement 

Program 

Driver 

Base-line 

(31/12/09) 

2010/11 

Annual 

Target 

Qtr ending 
30 Sep 

Qtr ending 
31 Dec 

Qtr ending 
31 March 

Qtr ending 
30 June 

Projection 

Projection 

Projection 

Projection 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Maintenance of halls and 
facilities 

% of maintenance budget 
of halls and facilities 

spent 

Director: 

Technical 

Services 

95% 

95% 

25% 

45% 

70% 

95% 

Community Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Implementation of Integrated 
Human Settlement Strategy 

% of projects 
implemented within the 

Director: 

Community 


90% 




90% 

Community Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Percentage/ No of HH that 
meet agreed standards (all 
existing informal settlements 
to be formalised with land use 
plans for economic and social 
facilities and with the 
provision of permanent basic 
services) - Informal areas 

% of House holds that 
meet standards 

Director: 

Community 

Services 


90% 




90% 

Community Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Effective fire brigade service 

% of Fire Brigade service 
that meets agreed 
standards 

Director: 

Community 

Services 

5% 

5% 

5% 

5% 

5% 

5% 

Community Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Provision of sport facilities 

No of towns without sport 
facilities 

Director: 

Community 


0% 




0% 

Community Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Percentage of HH with no 
recreational areas (parks) 

% of House holds without 
parks 

Director: 

Community 


0% 




0% 

Community Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Effective functioning of sport 
forums 

No of meetings per type 
of forum per annum 

Director: 

Community 


4 

1 

1 

1 

1 

Administrative 

Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Review of the Spatial 
Development Plan 

Review and submitted to 
PGWC annually by 

Director: 

Administrative 

Services 

100% 

100% 




100% 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Percentage/ No of HH with no 
storm water system - Formal 

areas 

% of HH without/ No of 

HH without 

Director: 

Technical 

Services 

0% 

0% 




0% 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Percentage/ No of HH with no 
storm water system - Informal 
areas 

% of HH without/ No of 

HH without 

Director: 

Technical 

Services 

0% 

0% 




0% 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Effective capital spending 

% spent of approved 
storm water capital 

Director: 

Technical 

95% 

95% 




95% 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Maintenance of storm water 

assets 

% of approved 
maintenance Schedule 

executed 

Director: 

Technical 

Services 

0% 

0% 




0% 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Maintenance of storm water 
assets 

% of maintenance budget 
of storm water spent 

Director: 

Technical 

Services 

95% 

95% 




95% 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Improvement of sanitation 
system capacity 

% improvement 

Director: 

Technical 

Services 

20% 

20% 



20% 
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Municipal Scorecard (Top Level SDBIP) 


Department/ 

Directorate 

National KPA 

IDP Goal 

Municipal Key 
Performance Area (Not 
compulsory) 

Key Performance Indicator 

Unit of measurement 

Program 

Driver 

Base-line 

(31/12/09) 

2010/11 

Annual 

Target 

Qtr ending 
30 Sep 

Qtr ending 
31 Dec 

Qtr ending 
31 March 

Qtr ending 
30 June 

Projection 

Projection 

Projection 

Projection 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Percentage/ No of HH that 
meet agreed sanitation 
service standards (at least 

VIP on site) -Formal areas 

No of HH without 
minimum standard 

sanitation 

Director: 

Technical 

Services 

5 

5 




5 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Percentage/ No of HH that 
meet agreed sanitation 
service standards (at least 

VIP on site) -Informal areas 

% of HH without/ No of 

HH that meet minimum 
standard sanitation 

Director: 

Technical 

Services 

0% 

0% 




0% 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Percentage/ No of HH 
receiving free basic sanitation 

%ofHH/NoofHH 

Director: 

Technical 

13% 

13% 




13% 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Quantum of free basic 

sanitation received 

R value per month per 
household 

Director: 

Technical 

13% 

13% 




13% 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Quality of waste water 
discharge 

% water quality level of 
waste water discharge 

Director: 

Technical 

35% 

60% 




60% 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Effective capital spending 

% spent of approved 
waste water 

Director: 

Technical 

95% 

95% 




95% 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Maintenance of sanitation 

assets 

% of approved 
maintenance schedule 
executed 

Director: 

Technical 

Services 

95% 

95% 




95% 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Maintenance of sanitation 

assets 

% of maintenance budget 
of sanitation spent 

Director: 

Technical 

Services 

95% 

95% 




95% 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Improvement of refuse sites' 
capacity 

% improvement 

Director: 

Technical 

Services 

30% 

30% 




30% 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Percentage/ No of HH that 
meet agreed sanitation 
service standards (at least 
once a week) -Formal areas 

% of HH without/ No of 

HH that meet minimum 
standard sanitation 

Director: 

Technical 

Services 

99% 

99% 




99% 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Percentage/ No of HH that 
meet agreed sanitation 
service standards (at least 
once a week) -informal areas 

% of HH without/ No of 

HH that meet minimum 

standard sanitation 

Director: 

Technical 

Services 

100% 

100% 




100% 

Financial Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

No of House Holds receiving 
free basic refuse removal 

No of House Holds 

Director: 

Financial 

Services 


1380 

1380 

1380 

1380 

1380 

Financial Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Quantum of free basic refuse 
removal received 

R value per month per 
household 

Director: 

Financial 

108.8 

117.5 

117.5 

117.5 

117.5 

117.5 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Effective capital spending 

% spent of approved 
waste management 

Director: 

Technical 

95% 





95% 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Maintenance of refuse 
removal assets 

% of approved 
maintenance schedule 

executed 

Director: 

Technical 

Services 

95% 

95% 




95% 
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Municipal Scorecard (Top Level SDBIP) 


Department/ 

Directorate 

National KPA 

IDP Goal 

Municipal Key 
Performance Area (Not 
compulsory) 

Key Performance Indicator 

Unit of measurement 

Program 

Driver 

Base-line 

(31/12/09) 

2010/11 

Annual 

Target 

Qtr ending 
30 Sep 

Qtr ending 
31 Dec 

Qtr ending 
31 March 

Qtr ending 
30 June 

Projection 

Projection 

Projection 

Projection 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Maintenance of refuse 
removal assets 

% of maintenance budget 
of refuse removal spent 

Director: 

Technical 

Services 

95% 

95% 




95% 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Development and 
implementation of a public 
transport svstem 

% implementation of the 
public transport system/ 
No of oroiects 

Director: 

Technical 

Services 

0% 

0% 




0% 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Km of new road for previously 
un-serviced areas 

No of kilometres 

Director: 

Technical 

0% 

0% 




0 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Effective capital spending 

% spent of approved 
municipal roads capital 

Director: 

Technical 

95% 

95% 




95% 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Maintenance of municipal 
roads 

Kms of roads patched 
and resealed according 
to approved maintenance 

Director: 

Technical 

Services 

95% 

95% 




95% 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Maintenance of municipal 
roads 

% of maintenance budget 
of municipal roads spent 

Director: 

Technical 

Services 

95% 

95% 




95% 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Improvement of water 
purification system capacity 

% improvement 

Director: 

Technical 

Services 

30% 

30% 




30% 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

New water connections 

No of new water 

connections 

Director: 

Technical 

1% 

1% 




1% 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Percentage/ No of HH that 
meet agreed service 
standards (cleaned piped 
water 200m from household) - 
Formal areas 

% of HH receiving 
agreed service 
standards/ No of HH 

Director: 

Technical 

Services 

100% 

100% 




100% 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Percentage/ No of HH that 
meet agreed service 
standards (cleaned piped 
water 200m from household) - 
Informal areas 

% of HH receiving 
agreed service 
standards/ No of HH 

Director: 

Technical 

Services 

100% 

100% 




100% 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Percentage water losses 

KL billed/ KL used by 
municipality 

Director: 

Technical 

90% 

90% 




90% 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Percentage/ No of HH 
receiving free basic water 

%ofHH/NoofHH 

Director: 

Technical 

13% 

13% 




13% 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Quantum of free basic water 
received 

Kl per month per 
household 

Director: 

Technical 

13% 

13% 




13% 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Excellent water quality 

% water quality level as 
per blue drop project 

Director: 

Technical 

70% 

80% 




80% 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Effective capital spending 

% spent of approved 
water capital projects 

Director: 

Technical 

95% 

95% 




95% 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Maintenance of water assets 

% of approved 
maintenance schedule 

Director: 

Technical 

95% 

95% 




95% 
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Municipal Scorecard (Top Level SDBIP) 


Department/ 

Directorate 

National KPA 

IDP Goal 

Municipal Key 
Performance Area (Not 
compulsory) 

Key Performance Indicator 

Unit of measurement 

Program 

Driver 

Base-line 

(31/12/09) 

2010/11 

Annual 

Target 

Qtr ending 
30 Sep 

Qtr ending 
31 Dec 

Qtr ending 
31 March 

Qtr ending 
30 June 

Projection 

Projection 

Projection 

Projection 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Maintenance of water assets 

% of maintenance budget 
of water spent 

Director: 

Technical 

Services 

95% 

95% 




95% 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Improvement of electricity 
distribution capacity 

% improvement 

Director: 

Technical 

5% 

5% 




5% 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

New electricity connections 

No of new electricity 
connections 

Director: 

Technical 

5% 

5% 




5% 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Percentage/ No of HH that 
meet agreed service 
standards (connected to the 
national grid) -Formal areas 

% of HH achieving 
agreed service 
standards/ No of HH 

Director: 

Technical 

Services 

100% 

100% 




100% 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Percentage/ No of HH that 
meet agreed service 
standards (connected to the 
national grid) -Informal areas 

% of HH achieving 
agreed service 
standards/ No of HH 

Director: 

Technical 

Services 

0% 

0% 




0% 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Percentage electricity losses 

KW billed/ KW used by 
municipality 

Director: 

Technical 

11% 

11% 




10 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Percentage/ No of HH 
receiving free basic electricity 

%ofHH/NoofHH 

Director: 

Technical 

12% 

12% 




12% 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Quantum of free basic 
electricity received 

Kwh per month per 
household 

Director: 

Technical 

12% 

12% 




12% 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Effective capital spending 

% spent of approved 
electricity capital projects 

Director: 

Technical 

95% 

95% 




95% 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Maintenance of electricity 
assets 

% of approved 
maintenance schedule 

executed 

Director: 

Technical 

Services 

95% 

95% 




95% 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Maintenance of electricity 
assets 

% of maintenance budget 
of electricity spent 

Director: 

Technical 

Services 

95% 

95% 




95% 

Technical Services 

Basic Service Delivery 

Meet service needs 
and address backlogs 

Quality living environment 

Percentage/ No of HHwith 
no street lights 

% of HH without/ No of 

HH without 

Director: 

Technical 

100% 

100% 




100% 
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Capital Projects 


Ignite 

« , 

Vote 


Jul 2009 

Aug 2009 

Sep 2009 

Oct 2009 

Nov 2009 

Dec 2009 

Jan 2010 

Feb 2010 

Mar 2010 

Apr 2010 

May 2010 

Jun 2010 

Total 

Ref 


Number 



source 

Budget 

Budget 

Budget 

Budget 

Budget 

Budget 

Budget 

Budget 

Budget 

Budget 

Budget 

Budget 

Budget 

2 

Administrative Servic 

Corporate Services 

Finance and administratio 

3 

Admin Kantoorgebou 

% of project completed 

EL 

500000 

1000000 

1000000 

1000000 

1000000 

1000000 

1000000 

500000 





7 000 000 

3 

Administrative Servic 

Corporate Services 

Finance and administratio 

3 

Dak by voeluitkykpunt 

% of project completed 

CRR 





25 000 








25 000 

4 

Technicai Services 

Electricity 

Electricity (Distribution) 

5 

Fermvoer hoofsub - Loopstr Sk 

% of project completed 

CRR 




40000 

60000 








100 000 

5 

Technicai Services 

Electricity 

Electricity (Distribution) 

5 

HOP Huise interne Dienste 

% of project completed 

dme 

500000 

500000 

56000 










1 056 000 

6 

Technicai Services 

Electricity 

Electricity (Distribution) 

5 

HTSTROOMBREKERS 

% of project completed 

CRR 








30000 





30 000 

7 

Technicai Services 

Electricity 

Electricity (Distribution) 

5 

LT Tuinstraat(Lang-Voortr) (S v 

% of project completed 

CRR 



30 000 

20 000 









50 000 

8 

Technicai Services 

Electricity 

Electricity (Distribution) 

5 

Metervervanqing Bulk 

% of project completed 

CRR 



16000 


16000 




18 000 




50 000 

9 

Technicai Services 

Electricity 

Electricity (Distribution) 

5 

Midbioklyne De Piaat 

% of project completed 

CRR 



160 000 

30 000 

30 000 








220 000 

10 

Technicai Services 

Electricity 

Electricity (Distribution) 

5 

Netversterkinq Porterville 

% of project completed 

CRR 







80 000 

80 000 

50 000 

40 000 



250 000 

11 

Technicai Services 

Electricity 

Electricity (Distribution) 

5 

Rinqtoevoer na Jameson Sub 

% of project completed 

SK 








600 000 

600 000 

600 000 



1 800 000 

12 

Technicai Services 

Electricity 

Electricity (Distribution) 

5 

Sentrale Besiqheidsarea Verste 

% of project completed 

CRR 





50 000 

20 000 







70 000 

13 

Technicai Services 

Waterworks 

Water 

5 

Grootmaat Dienste vir 1400 Lae 

% of project completed 

CRR 

250 000 

150 000 











400 000 

14 

Technicai Services 

Waterworks 

Water 

5 

Katrivierpypiyn 

% of project completed 

CRR 

250 000 

250 000 

250 000 










750 000 

15 

Technicai Services 

Waterworks 

Water 

5 

Nerinastraat lyn aansluitinq 

% of project completed 

CRR 

20 000 

15000 











35 000 

16 

Technicai Services 

Waterworks 

Water 

5 

Nuwe watermeterkassie te Noo 

% of project completed 

CRR 


20 000 

20 000 










40 000 

17 

Technicai Services 

Waterworks 

Water 

5 

Opqradeer75 mm asbesiyn: Va 

% of project completed 

CRR 



25 000 

25 000 









50 000 

18 

Technicai Services 

Waterworks 

Water 

5 

Opqradeer netwerk te Aurora (F 

% of project completed 

CRR 








200 000 

200 000 

200 000 



600 000 

19 

Technicai Services 

Waterworks 

Water 

5 

Opqradeer suiwerinqswerke 

% of project completed 

EL 







500 000 

750 000 

750 000 

500 000 

500 000 

200 000 

3 200 000 

20 

Technicai Services 

Waterworks 

Water 

5 

Verdeiinq van Bron 

% of project completed 

CRR 










150 000 

150 000 

200 000 

500 000 

21 

Technicai Services 

Waterworks 

Water 

5 

Ven/anq 50mm asbesiyn : Rioo 

% of project completed 

CRR 



20 000 

25 000 









45 000 

22 

Technicai Services 

Waterworks 

Water 

5 

Vervanq 50mm asbesiyn : Tuin 

% of project completed 

CRR 







20 000 

20 000 





40 000 

23 

Technicai Services 

Waterworks 

Water 

5 

Ven/anq afsiuitkrane 

% of project completed 

CRR 










20 000 



20 000 

24 

Technicai Services 

Waterworks 

Water 

5 

Ven/anq Asbesiyn : Bassonstra 

% of project completed 

CRR 





20 000 








20 000 

25 

Technicai Services 

Waterworks 

Water 

5 

Ven/anq asbesiyn met PVC : H 

% of project completed 

CRR 








25 000 

20 000 




45 000 

26 

Technicai Services 

Waterworks 

Water 

5 

Ven/anq asbesiyn: Rossouwstr 

% of project completed 

CRR 




35 000 









35 000 

27 

Technicai Services 

Waterworks 

Water 

5 

Ven/anq asbeslyne : Laaiplek 

% of project completed 

CRR 








40 000 

20 000 

20 000 



80 000 

28 

Technicai Services 

Cemetries 

Community and sociai 
services 

5 

Uitbreidinq van Noordhoek Beq 

% of project completed 

CRR 



15000 

15000 

20000 








50 000 

29 

Technicai Services 

Cemetries 

Community and sociai 
services 

5 

Uitbreidinq van Velddrif Begraa 

% of project completed 

CRR 








20000 

30000 

30000 



80 000 

30 

Administrative Servic 

Corporate Services 

Finance and administratio 

3 

Kantoortoerusting 

% of project completed 

CRR 

8330 

8330 

8330 

8330 

8330 

8330 

8330 

8330 

8330 

8330 

8330 

8370 

100 000 

31 

Administrative Servic 

Corporate Services 

Finance and administratio 

3 

Fotostaatmasjiene 

% of project completed 

CRR 

4170 

4170 

4170 

4170 

4170 

4170 

4170 

4170 

4170 

4170 

4170 

4130 

50 000 

32 

Technicai Services 

Cemetries 

Community and sociai 
services 

5 

DIVERSE Toerustinq 

% of project completed 

CRR 












2000 

2 000 

33 

Administrative Servic 

Planning and 
Development 

Planning and 
Development 

3 

LIASSEERKABINETTE (5) 

% of project completed 

CRR 

750 

750 

750 

750 

750 

750 

750 

750 

750 

750 

750 

750 

9 000 

34 

Administrative Servic 

Planning and 
Development 

Planning and 
Development 

3 

DIVERSE Toerustinq 

% of project completed 

CRR 

250 

250 

250 

250 

250 

250 

250 

250 

250 

250 

250 

250 

3 000 

35 

Community Services 

Fire Department 

Public Safety 

4 

B&R: Handradio's 

% of project completed 

CRR 

1670 

1670 

1670 

1670 

1670 

1670 

1670 

1670 

1670 

1670 

1670 

1630 

20 000 

36 

Technicai Services 

Electricity 

Electricity (Distribution) 

5 

DIVERSE Toerustinq 

% of project completed 

CRR 












3000 

3 000 

37 

Technicai Services 

Electricity 

Electricity (Distribution) 

5 

Meubels Elektrisiens 

% of project completed 

CRR 


15000 

5 000 

5000 

5 000 








30 000 

38 

Financial Services 

Finance iT 

Finance and 
administration 

2 

Meterleser/Optelmasj 

% of project completed 

CRR 



6 000 



10 000 



5 000 


4 000 


25 000 

39 

Administrative Servic 

Corporate Services 

Finance and administratio 

3 

Biblioteek: NH: Ven/anq lugree 

% of project completed 

CRR 





45000 








45 000 

40 

Administrative Servic 

Corporate Services 

Finance and administratio 

3 

Biblioteke: Lugreellaar by sale: 

% of project completed 

CRR 





60 000 








60 000 

41 

Administrative Servic 

Corporate Services 

Finance and administratio 

3 

Uitbreidinq van biblioteek; meui 

% of project completed 

CRR 


25 000 

25 000 










50 000 

42 

Administrative Servic 

Corporate Services 

Finance and administratio 

3 

Aankoop van aluminiumleer 

% of project completed 

CRR 



3 000 










3 000 

43 

Administrative Servic 

Corporate Services 

Finance and administratio 

3 

Air Conditioners te Kantore 

% of project completed 

CRR 





25 000 








25 000 

44 

Administrative Servic 

Corporate Services 

Finance and administratio 

3 

DIVERSE Toerustinq 

% of project completed 

CRR 












3000 

3 000 

45 

Administrative Servic 

Corporate Services 

Finance and administratio 

3 

Museum: Beliqtinq 

% of project completed 

CRR 

830 

830 

830 

830 

830 

830 

830 

830 

830 

830 

830 

870 

10 000 

46 

Community Sen/ices 

Head of Community S 

Community and sociai 
services 

4 

DIVERSE Toerustinq 

% of project completed 

CRR 

4170 

4170 

4170 

4170 

4170 

4170 

4170 

4170 

4170 

4170 

4170 

4130 

50 000 

47 

Community Sen/ices 

Head of Community S 

Community and sociai 
services 

4 

Addisionele Toonbank terminaa 

% of project completed 

CRR 

5 000 

5000 

5 000 

5000 

5 000 

5000 

5 000 

5000 

5 000 

5000 

5 000 

5000 

60 000 

48 

Technicai Services 

Sport faciiities and sw 

Sport and recreational 

5 

DIVERSE Toerustinq 

% of project completed 

CRR 












6000 

6 000 

49 

Technicai Sen/ices 

Roads 

Road Transport 

5 

DIVERSE Toerustinq 

% of project completed 

CRR 












6 000 

6 000 

50 

Technicai Services 

Roads 

Road Transport 

5 

Radios 

% of project completed 

CRR 











40 000 


40 000 

51 

Technicai Sen/ices 

Community parks 

Sport and recreational 

5 

DIVERSE Toerustinq 

% of project completed 

CRR 












4 000 

4 000 


Approved 


.Mayor 



Capital Projects 


Ignite 

p>. » , ... Vote 

Fun<iing 

Jul 2009 

Aug 2009 

Sep 2009 

Oct 2009 

Nov 2009 

Dec 2009 

Jan 2010 

Feb 2010 

Mar 2010 

Apr 2010 

May 2010 

Jun 2010 

Total 

Ref 

Number 



source 

Budget 

Budget 

Budget 

Budget 

Budget 

Budget 

Budget 

Budget 

Budget 

Budget 

Budget 

Budget 

Budget 

52 

Technical Services 

Sewerage 

Waste Water Manaqemer 

5 

DIVERSE Toerustinq 

% of project completed 

CRR 












6 000 

6 000 

53 

Technical Seivices 

Stormwater 

Waste water (stormwater’ 

5 

DIVERSE Toerustinq 

% of project completed 

CRR 












5000 

5 000 

54 

Community Services 

Holiday Resorts 

Sport and recreational 

4 

Meubels; Wasmasjien 

% of project completed 

CRR 

5 830 

5830 

5 830 

5830 

5 830 

5830 

5 830 

5830 

5 830 

5830 

5 830 

5870 

70 000 

55 

Technical Seivices 

Refuse removal and c 

Waste Management 

5 

DIVERSE Toerustinq 

% of project completed 

CRR 












6 000 

6 000 

56 

Technical Services 

Waterworks 

Water 

5 

DIVERSE Toerustinq 

% of project completed 

CRR 












6000 

6 000 

57 

Technical Seivices 

Cemetries 

Community and social 
services 

5 

Inligtingsborde 

% of project completed 

CRR 




2 000 

4 000 

6 000 







12 000 

58 

Technical Seivices 

Electricity 

Electricity (Distribution) 

5 

Kraqopwekker Druktorinqs(DKE 

% of project completed 

CRR 





180 000 








180 000 

59 

Technical Services 

Electricity 

Electricity (Street lighting) 

5 

Metering van straatliqte 

% of project completed 

CRR 




15000 




15000 



10 000 


40 000 

60 

Administrative Servic 

Corporate Services 

Finance and administratio 

3 

Gereedskap (Tools) 

% of project completed 

CRR 






5000 






5000 

10 000 

61 

Administrative Servic 

Corporate Services 

Finance and administratio 

3 

Hoedruk spuit (Petrol) 

% of project completed 

CRR 




25 000 









25 000 

62 

Technical Seivices 

Sport facilities and sw 

Sport and recreational 

5 

Grassnyer (Blower Mover ) 

% of project completed 

CRR 








35000 





35 000 

63 

Technical Services 

Sport facilities and sw 

Sport and recreational 

5 

Kunsmisstrooier 

% of project completed 

CRR 







10000 






10 000 

64 

Technical Seivices 

Roads 

Road Transport 

5 

Betonvibreerder (poker) 

% of project completed 

CRR 



27500 










27 500 

65 

Technical Services 

Roads 

Road Transport 

5 

Inligtingsborde 

% of project completed 

CRR 




10 000 






17 000 



27 000 

66 

Technical Seivices 

Roads 

Road Transport 

5 

Kettinqsaaq 

% of project completed 

CRR 


7 500 











7 500 

67 

Technical Services 

Roads 

Road Transport 

5 

Sleepwa 

% of project completed 

CRR 






50 000 







50 000 

68 

Technical Seivices 

Roads 

Road Transport 

5 

Ven/anq sleepwa (CEX 1152) 

% of project completed 

CRR 






50 000 







50 000 

69 

Technical Services 

Community parks 

Sport and recreational 

5 

Betonbanke by Strande DKB 

% of project completed 

CRR 



25 000 










25 000 

70 

Technical Seivices 

Community parks 

Sport and recreational 

5 

Grassnyers 

% of project completed 

CRR 




40 000 







40 000 


80 000 

71 

Technical Services 

Community parks 

Sport and recreational 

5 

Kantsnyers 

% of project completed 

CRR 


17 000 











17 000 

72 

Technical Seivices 

Community parks 

Sport and recreational 

5 

Technoma Spuit (Onkruidbehee 

% of project completed 

CRR 



25 200 










25 200 

73 

Technical Services 

Community parks 

Sport and recreational 

5 

Weedeaters 

% of project completed 

CRR 


17 000 











17 000 

74 

Technical Seivices 

Sewerage 

Waste Water Manaqemer 

5 

3 Fietse vir workers wat pomps 

% of project completed 

CRR 

5 000 












5 000 

75 

Technical Services 

Sewerage 

Waste Water Manaqemer 

5 

Pomp vir besproeiing 

% of project completed 

CRR 



6 500 










6 500 

76 

Technical Seivices 

Sewerage 

Waste Water Manaqemer 

5 

Pype vir riooltrokke 

% of project completed 

CRR 


12 000 











12 000 

77 

Technical Services 

Sewerage 

Waste Water Manaqemer 

5 

Sluitmeqanismes te pompstasie 

% of project completed 

CRR 










20 000 



20 000 

78 

Technical Seivices 

Sewerage 

Waste Water Manaqemer 

5 

Telemetrie op pompstasies 

% of project completed 

CRR 










80 000 



80 000 

79 

Technical Services 

Waterworks 

Water 

5 

Aankoop van waterpomp 

% of project completed 

CRR 


32 000 











32 000 

80 

Technical Seivices 

Waterworks 

Water 

5 

Base Radio vir Watersuiwerinq. 

% of project completed 

CRR 



45 000 










45 000 

81 

Technical Services 

Waterworks 

Water 

5 

Bystandpomp te Monte Bertha 

% of project completed 

CRR 


42 000 











42 000 

82 

Technical Seivices 

Waterworks 

Water 

5 

Koolstof Dosseerder 

% of project completed 

CRR 




65 000 









65 000 

83 

Technical Services 

Waterworks 

Water 

5 

Telemetrie 

% of project completed 

CRR 





60 000 








60 000 

84 

Technical Seivices 

Waterworks 

Water 

5 

Telemetrie 

% of project completed 

CRR 








45 000 





45 000 

85 

Technical Services 

Waterworks 

Water 

5 

Telemetriestasie vir Fonteinlyn 

% of project completed 

CRR 




35 000 









35 000 

86 

Technical Seivices 

Waterworks 

Water 

5 

Waterpomp (100mm) 

% of project completed 

CRR 


35 000 











35 000 

87 

Technical Services 

Electricity 

Electricity (Distribution) 

5 

Mobiele hidrol Platform(Kragbro 

% of project completed 

CRR 




15000 









15 000 

88 

Administrative Servic 

Corporate Services 

Finance and administratio 

3 

Canopy vir bakkie CFP 1964 

% of project completed 

CRR 


12 000 











12 000 

89 

Technical Services 

Sport facilities and sw 

Sport and recreational 

5 

Ven/anq trekker CFP 3783 

% of project completed 

CRR 









200000 




200 000 

90 

Community Seivices 

Traffic control 

Public Safety 

4 

Verkeersvoertuie: Ven/anq CFP 

% of project completed 

CRR 

13330 

13330 

13330 

13330 

13330 

13330 

13330 

13330 

13330 

13330 

13330 

13370 

160 000 

91 

Technical Services 

Community parks 

Sport and recreational 

5 

Omhein & opqradeer Parke 

% of project completed 

CRR 








15000 

15 000 




30 000 

92 

Technical Seivices 

Community parks 

Sport and recreational 

5 

Omhein & opqradeer Parke 

% of project completed 

CRR 








15000 

15 000 




30 000 

93 

Technical Services 

Sport facilities and sw 

Sport and recreational 

5 

Sportsgronde: 

% of project completed 

pawk 









100000 

0 

0 


100 000 

94 

Technical Seivices 

Community parks 

Sport and recreational 

5 

Dorpsinqanq verfraai 

% of project completed 

CRR 









40 000 

40 000 



80 000 

95 

Technical Services 

Refuse removal and c 

Waste Management 

5 

Toeqanbeheer by oorlaaistasie 

% of project completed 

CRR 



40 000 

40 000 









80 000 

96 

Technical Seivices 

Cemetries 

Community and social 
services 

5 

Verbeter toeqanq en parkering 

% of project completed 

CRR 




20 000 

20 000 

20 000 







60 000 

97 

Technical Seivices 

Roads 

Road Transport 

5 

Herseel Strate 

% of project completed 

CRR 








750000 

750000 




1 500 000 

98 

Technical Services 

Roads 

Road Transport 

5 

Gruis op sypaadjies (Noordhoe 

% of project completed 

CRR 






30 000 







30 000 

99 

Technical Seivices 

Roads 

Road Transport 

5 

Parkering op erf 792 

% of project completed 

CRR 



50 000 

50 000 

50 000 








150 000 

100 

Technical Services 

Roads 

Road Transport 

5 

Plavei kruising van Noordhoekk 

% of project completed 

CRR 








25 000 

25 000 




50 000 

101 

Technical Seivices 

Roads 

Road Transport 

5 

Sementvore in Aurora 

% of project completed 

CRR 







10 000 

10 000 

10 000 




30 000 

102 

Technical Services 

Roads 

Road Transport 

5 

Straatnaamborde 

% of project completed 

CRR 



4 000 




4 000 



4 000 



12 000 

103 

Technical Seivices 

Roads 

Road Transport 

5 

Straatnaam randstene 

% of project completed 

CRR 




15000 








15000 

30 000 

104 

Technical Services 

Stormwater 

Waste water (stormwater) 

5 

Cilliersstraat 

% of project completed 

CRR 




40 000 

40 000 








80 000 

105 

Technical Seivices 

Stormwater 

Waste water (stormwater) 

5 

Holvoor Voortrekkerstraat 

% of project completed 

CRR 












5000 

5 000 

106 

Technical Services 

Stormwater 

Waste water (stormwater) 

5 

Installasie van Stormwater in W 

% of project completed 

CRR 



15 000 

15000 

15 000 








45 000 

107 

Technical Seivices 

Stormwater 

Waste water (stormwater) 

5 

Kantvore in Lanqstraat 

% of project completed 

CRR 



35 000 

25 000 

25 000 








85 000 


Approved 


.Mayor 



Capital Projects 


Ignite 




Vote 

, 

, 

Funding 

Jul 2009 

Aug 2009 

Sep 2009 

Oct 2009 

Nov 2009 

Dec 2009 

Jan 2010 

Feb 2010 

Mar 2010 

Apr 2010 

May 2010 

Jun 2010 

Total 

Ref 




Number 



source 

Budget 

Budget 

Budget 

Budget 

Budget 

Budget 

Budget 

Budget 

Budget 

Budget 

Budget 

Budget 

Budget 

108 

Technical Services 

Stormwater 

Waste water (stormwater’ 

5 

Kosmos straat 

% of project completed 

CRR 

40 000 

40 000 











80 000 

109 

Technical Seivices 

Stormwater 

Waste water (stormwater’ 

5 

Leeubekkie straat 

% of project completed 

CRR 



50 000 

50 000 

50 000 








150 000 

110 

Technical Seivices 

Stormwater 

Waste water (stormwater’ 

5 

Opgadeer vore in Bassonstraat 

% of project completed 

CRR 




30 000 

25 000 








55 000 

111 

Technical Seivices 

Stormwater 

Waste water (stormwater’ 

5 

Opgradeer stormwater volgens 

% of project completed 

EL 




250 000 

150 000 

100 000 

100 000 

100 000 

100 000 

100 000 

100 000 


1 000 000 

112 

Technical Seivices 

Stormwater 

Waste water (stormwater’ 

5 

Stabiliseer Wintervoor (VIoedvo 

% of project completed 

CRR 

40 000 









45 000 



85 000 

113 

Technical Seivices 

Stormwater 

Waste water (stormwater’ 

5 

Stormwater in Buitengracht 

% of project completed 

CRR 




45 000 









45 000 

114 

Technical Seivices 

Stormwater 

Waste water (stormwater’ 

5 

Stormwater in VIeistraat 

% of project completed 

CRR 





45 000 








45 000 

115 

Technical Seivices 

Stormwater 

Waste water (stormwater’ 

5 

Stormwater Porterstraat 

% of project completed 

CRR 



25 000 










25 000 

116 

Technical Seivices 

Stormwater 

Waste water (stormwater’ 

5 

Stormwatersloot te Heidesingel 

% of project completed 

CRR 







50 000 






50 000 

117 

Technical Seivices 

Stormwater 

Waste water (stormwater’ 

5 

Stormwatersloot te Noordhoek 

% of project completed 

CRR 








40 000 

40 000 




80 000 

118 

Technical Seivices 

Stormwater 

Waste water (stormwater) 

5 

Voor in Parkstraat 

% of project completed 

CRR 







25 000 

30 000 





55 000 

119 

Technical Seivices 

Sewerage 

Waste Water Managemer 

5 

Uitbreiding Suiweringswerke 3^ 

% of project completed 

MIG 



2 087 000 

1 000 000 

1 000 000 

1 000 000 

1 000 000 

1 000 000 

1 000 000 




8 087 000 

120 

Technical Seivices 

Sewerage 

Waste Water Managemer 

5 

Grootmaat Dienste vir 1400 Lae 

% of project completed 

CRR 

125 000 

125 000 











250 000 

121 

Technical Seivices 

Sewerage 

Waste Water Managemer 

5 

Septiese tenke by Lae koste hu 

% of project completed 

CRR 







25 000 

25 000 





50 000 

122 

Technical Seivices 

Sewerage 

Waste Water Managemer 

5 

Vergroot van Slikdamme 

% of project completed 

CRR 








30 000 

30 000 




60 000 

123 

Technical Seivices 

Sewerage 

Waste Water Managemer 

5 

Vergroot van Slikdamme 

% of project completed 

CRR 








30 000 

30 000 




60 000 

124 

Technical Seivices 

Electricity 

Electricity (Street lighting) 

5 

Straatligvervanging 

% of project completed 

CRR 



20 000 



30 000 



20 000 


10 000 


80 000 









1774330 

2358830 

4130530 

3026330 

3064330 

2365330 

2868330 

4474330 

4112330 

1910330 

898330 

516370 

31 499 700 























Approved 


.Mayor 



Monthly Revenue by Source (Budget) - BILLING 


Cash Receiots Bv Source 














Property rates 


9015186.999 

1912312.394 

1912312.394 

1912312.394 

1912312.394 

1912312.394 

1912312.394 

1912312.394 

1912312.394 

1912312.394 

1912312.394 

1912312.394 

Property rates - penalties & collection charges 












0 

Service charges - electricity revenue 


2823618.908 

2823618.908 

2823618.908 

3294222.059 

3764825.211 

5647237.816 

6117840.967 

5647237.816 

5176634.665 

3764825.211 

2823618.908 

2353015.757 

Service charges - water revenue 


690281.0297 

690281.0297 

690281.0297 

805327.868 

920374.7063 

1380562.059 

1495608.898 

1380562.059 

1265515.221 

920374.7063 

690281.0297 

575234.1914 

Service charges - sanitation revenue 


286785.454 

286785.454 

286785.454 

334583.0297 

382380.6054 

573570.9081 

621368.4837 

573570.9081 

525773.3324 

382380.6054 

286785.454 

238987.8784 

Service charges - refuse revenue 


502087.2419 

502087.2419 

502087.2419 

585768.4488 

669449.6558 

1004174.484 

1087855.691 

1004174.484 

920493.2768 

669449.6558 

502087.2419 

418406.0349 

Service charges - other 


271920 

271920 

271920 

317240 

362560 

543840 

589160 

543840 

498520 

362560 

271920 

226600 

Rental of facilities and equipment 


184833.696 

184833.696 

184833.696 

215639.312 

246444.928 

369667.392 

400473.008 

369667.392 

338861.776 

246444.928 

184833.696 

154028.08 

Interest earned - external investments 


208333.3333 

208333.3333 

208333.3333 

208333.3333 

208333.3333 

208333.3333 

208333.3333 

208333.3333 

208333.3333 

208333.3333 

208333.3333 

208333.3333 

Interest earned - outstanding debtors 


242291.6667 

242291.6667 

242291.6667 

242291.6667 

242291.6667 

242291.6667 

242291.6667 

242291.6667 

242291.6667 

242291.6667 

242291.6667 

242291.6667 

Dividends received 













0 

Fines 


66528 

66528 

66528 

77616 

88704 

133056 

144144 

133056 

121968 

88704 

66528 

55440 

Licences and permits 


108333.3333 

108333.3333 

108333.3333 

108333.3333 

108333.3333 

108333.3333 

108333.3333 

108333.3333 

108333.3333 

108333.3333 

108333.3333 

108333.3333 

Agency services 


121458.3333 

121458.3333 

121458.3333 

121458.3333 

121458.3333 

121458.3333 

121458.3333 

121458.3333 

121458.3333 

121458.3333 

121458.3333 

121458.3333 

Transfer receipts - operational 




5284500 



5284500 



5284500 



5284500 

Other revenue 


416058.3333 

416058.3333 

416058.3333 

416058.3333 

416058.3333 

416058.3333 

416058.3333 

416058.3333 

416058.3333 

416058.3333 

416058.3333 

416058.3333 

Total 

14 937 716.33 

7 834 841.72 

13 119 341.72 

8 639 184.11 

9 443 526.50 

17 945 396.05 

13 465 238.44 

12 660 896.05 

17 141 053.66 

9 443 526.50 

7 834 841.72 

12 314 999.34 

Other Cash Flows bv Source 













Transfer receipts - capital 










3681000 

3681000 

3681000 

Contributions recognised - capital & Contributed assets 












0 

Proceeds on disposal of PPE 













0 

Short term loans 













0 

Borrowing longterm/refinancing 









11200000 




0 

Increase (decrease) in consumer deposits 


16938.66667 

16938.66667 

16938.66667 

16938.66667 

16938.66667 

16938.66667 

16938.66667 

16938.66667 

16938.66667 

16938.66667 

16938.66667 

16938.66667 

Decrease (Increase) in non-current debtors 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

Decrease (increase) other non-current receivables 

47159 

47159 

47159 

47159 

47159 

47159 

47159 

47159 

47159 

47159 

47159 

47159 

Decrease (increase) in non-current investments 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

Total 


15 001 813.99 

7 898 939.39 

13 183 439.39 

8 703 281.78 

9 507 624.17 

18 009 493.72 

13 529 336.11 

23 924 993.72 

17 205 151.33 

13 188 624.17 

11 579 939.39 

16 060 097.00 

1 1 













1 




Directorate 

Sub-Directorate 

Line Item 

GFS Classification 

Month 

Original Revenue 
Budget 

Original Opex 

Original Capex 
BudBet 






m 

Administrative Services 

Head Corporate Services 

Corporate services 

Corporate services 

July 

313466.6667 

1158575 

918083.3333 

Community Services 

Head Community Services 

Community and social services 

Community and social services 

July 

67666.66667 

443305.8333 

282166.6667 

Community Services 

Sport and Development 

Sport and recreation 

Sport and recreation 

July 

258880.1333 

815704.1667 

217166.6667 

Community Services 

Public safety 

Public safety 

Public safety 

July 

92225 

371483.3333 

10416.66667 

Community Services 

Human settlements 

Housing 

Housing 

July 


66416.66667 

0 

Community Services 

Health 

Health 

Health 

July 



0 

Administrative Services 

Planning and development 

Planning and development 

Planning and development 

July 

29583.33333 

257158.3333 

0 

Technical Services 

Roads 

Road transport 

Road transport 

July 

231983.3333 

1485758.333 

496375 

Technical Services 

Environmental protection 

Environmental protection 

Environmental protection 

July 



0 

Technical Services 

Electricity 

Electricity 

Electricity 

July 

3102888 

2661732 

28416.66667 

Technical Services 

Waterworks 

Water 

Water 

July 

837792 

718071 

8916.666667 

Technical Services 

Sewerage 

Waste water management 

Waste water management 

July 

870264 

420286.8 

767850 

Technical Services 

Refuse removal and dumping 

Waste management 

Waste management 

July 

588042 

620106 

34166.66667 

Other 

Other 

Other 

Other 

July 




Directorate 

Sub-Directorate 

Line Item 

GFS Classification 

Month 

Original Revenue 
Budget 

Original Opex 

Budnl 

Original Capex 
BudBet 

Executive and Council 

Council 

Executive and council 

Executive and council 

August 

1627916.667 

973900 

0 

Financial Services 

Director; Financial Services 

Budget and treasury office 

Budget and treasury office 

August 

3117790.625 

606293.3333 

65000 

Administrative Services 

Head Corporate Services 

Corporate services 

Corporate services 

August 

313466.6667 

1158575 

918083.3333 

Community Services 

Head Community Services 

Community and social services 

Community and social services 

August 

67666.66667 

443305.8333 

282166.6667 

Community Services 

Sport and Development 

Sport and recreation 

Sport and recreation 

August 

258880.1333 

815704.1667 

217166.6667 

Community Services 

Public safety 

Public safety 

Public safety 

August 

92225 

371483.3333 

10416.66667 

Community Services 

Human settlements 

Housing 

Housing 

August 


66416.66667 

0 

Community Services 

Health 

Health 

Health 

August 



0 

Administrative Services 

Planning and development 

Planning and development 

Planning and development 

August 

29583.33333 

257158.3333 

0 

Technical Services 

Roads 

Road transport 

Road transport 

August 

231983.3333 

1485758.333 

496375 

Technical Services 

Environmental protection 

Environmental protection 

Environmental protection 

August 



0 

Technical Services 

Electricity 

Electricity 

Electricity 

August 

3102888 

2661732 

28416.66667 

Technical Services 

Waterworks 

Water 

Water 

August 

837792 

718071 

8916.666667 

Technical Services 

Sewerage 

Waste water management 

Waste water management 

August 

870264 

420286.8 

767850 

Technical Services 

Refuse removal and dumping 

Waste management 

Waste management 

August 

588042 

620106 

34166.66667 

Other 

Other 

Other 

Other 

August 




Directorate 

Sub-Directorate 

Line Item 

GFS Classification 

Month 

Original Revenue 
Budget 

Original Opex 

Original Capex 
BudBet 







Executive and Council 

Council 

Executive and council 

Executive and council 

September 

1627916.667 

973900 

0 

Financial Services 

Director; Financial Services 

Budget and treasury office 

Budget and treasury office 

September 

3117790.625 

606293.3333 

65000 

Administrative Services 

Head Corporate Services 

Corporate services 

Corporate services 

September 

313466.6667 

1158575 

918083.3333 

Community Services 

Head Community Services 

Community and social services 

Community and social services 

September 

67666.66667 

443305.8333 

282166.6667 

Community Services 

Sport and Development 

Sport and recreation 

Sport and recreation 

September 

258880.1333 

815704.1667 

217166.6667 

Community Services 

Public safety 

Public safety 

Public safety 

September 

92225 

371483.3333 

10416.66667 

Community Services 

Human settlements 

Housing 

Housing 

September 


66416.66667 

0 

Community Services 

Health 

Health 

Health 

September 



0 

Administrative Services 

Planning and development 

Planning and development 

Planning and development 

September 

29583.33333 

257158.3333 

0 

Technical Services 

Roads 

Road transport 

Road transport 

September 

231983.3333 

1485758.333 

496375 

Technical Services 

Environmental protection 

Environmental protection 

Environmental protection 

September 



0 

Technical Services 

Electricity 

Electricity 

Electricity 

September 

3102888 

2661732 

28416.66667 

Technical Services 

Waterworks 

Water 

Water 

September 

837792 

718071 

8916.666667 

Technical Services 

Sewerage 

Waste water management 

Waste water management 

September 

870264 

420286.8 

767850 

Technical Services 

Refuse removal and dumping 

Waste management 

Waste management 

September 

588042 

620106 

34166.66667 

Other 

Other 

Other 

Other 

September 




Directorate 

Sub-Directorate 

Line Item 

GFS Classification 

Month 

Original Revenue 
Budget 

Original Opex 
BuM 

Original Capex 
BudBet 







Executive and Council 

Council 

Executive and council 

Executive and council 

October 

1627916.667 

973900 

0 

Financial Services 

Director; Financial Services 

Budget and treasury office 

Budget and treasury office 

October 

3117790.625 

606293.3333 

65000 

Administrative Services 

Head Corporate Services 

Corporate services 

Corporate services 

October 

313466.6667 

1158575 

918083.3333 

Community Services 

Head Community Services 

Community and social services 

Community and social services 

October 

67666.66667 

443305.8333 

282166.6667 

Community Services 

Sport and Development 

Sport and recreation 

Sport and recreation 

October 

258880.1333 

815704.1667 

217166.6667 

Community Services 

Public safety 

Public safety 

Public safety 

October 

92225 

371483.3333 

10416.66667 

Community Services 

Human settlements 

Housing 

Housing 

October 


66416.66667 

0 

Community Services 

Health 

Health 

Health 

October 



0 

Administrative Services 

Planning and development 

Planning and development 

Planning and development 

October 

29583.33333 

257158.3333 

0 

Technical Services 

Roads 

Road transport 

Road transport 

October 

231983.3333 

1485758.333 

496375 

Technical Services 

Environmental protection 

Environmental protection 

Environmental protection 

October 



0 

Technical Services 

Electricity 

Electricity 

Electricity 

October 

3620036 

3105354 

28416.66667 

Technical Services 

Waterworks 

Water 

Water 

October 

977424 

837749.5 

8916.666667 

Technical Services 

Sewerage 

Waste water management 

Waste water management 

October 

1015308 

490334.6 

767850 

Technical Services 

Refuse removal and dumping 

Waste management 

Waste management 

October 

686049 

723457 

34166.66667 

Other 

Other 

Other 

Other 

October 




Directorate 

Sub-Directorate 

Line Item 

GFS Classification 

Month 

Original Revenue 
Budget 

Original Opex 
Budis 

Original Capex 
BudBet 

Executive and Council 

Council 

Executive and council 

Executive and council 

November 

1627916.667 

tliii 

973900 

0 

Financial Services 

Director; Financial Services 

Budget and treasury office 

Budget and treasury office 

November 

3117790.625 

606293.3333 

65000 

Administrative Services 

Head Corporate Services 

Corporate services 

Corporate services 

November 

313466.6667 

1158575 

918083.3333 

Community Services 

Head Community Services 

Community and social services 

Community and social services 

November 

67666.66667 

443305.8333 

282166.6667 

Community Services 

Sport and Development 

Sport and recreation 

Sport and recreation 

November 

258880.1333 

815704.1667 

217166.6667 

Community Services 

Public safety 

Public safety 

Public safety 

November 

92225 

371483.3333 

10416.66667 

Community Services 

Human settlements 

Housing 

Housing 

November 


66416.66667 

0 

Community Services 

Health 

Health 

Health 

November 



0 

Administrative Services 

Planning and development 

Planning and development 

Planning and development 

November 

29583.33333 

257158.3333 

0 

Technical Services 

Roads 

Road transport 

Road transport 

November 

231983.3333 

1485758.333 

496375 

Technical Services 

Environmental protection 

Environmental protection 

Environmental protection 

November 



0 

Technical Services 

Electricity 

Electricity 

Electricity 

November 

4137184 

3548976 

28416.66667 

Technical Services 

Waterworks 

Water 

Water 

November 

1117056 

957428 

8916.666667 

Technical Services 

Sewerage 

Waste water management 

Waste water management 

November 

1160352 

560382.4 

767850 

Technical Services 

Refuse removal and dumping 

Waste management 

Waste management 

November 

784056 

826808 

34166.66667 

Other 

Other 

Other 

Other 

November 




Directorate 

Sub-Directorate 

Line Item 

GFS Classification 

Month 

Original Revenue 
Budget 

Original Opex 
BuM 

Original Capex 
BudBet 







Vk-wsisol’ 

Executive and Council 

Council 

Executive and council 

Executive and council 

December 

1627916.667 

973900 

0 

Financial Services 

Director; Financial Services 

Budget and treasury office 

Budget and treasury office 

December 

3117790.625 

606293.3333 

65000 

Administrative Services 

Head Corporate Services 

Corporate services 

Corporate services 

December 

313466.6667 

1158575 

918083.3333 

Community Services 

Head Community Services 

Community and social services 

Community and social services 

December 

67666.66667 

443305.8333 

282166.6667 

Community Services 

Sport and Development 

Sport and recreation 

Sport and recreation 

December 

258880.1333 

815704.1667 

217166.6667 

Community Services 

Public safety 

Public safety 

Public safety 

December 

92225 

371483.3333 

10416.66667 

Community Services 

Human settlements 

Housing 

Housing 

December 


66416.66667 

0 

Community Services 

Health 

Health 

Health 

December 



0 

Administrative Services 

Planning and development 

Planning and development 

Planning and development 

December 

29583.33333 

257158.3333 

0 








Directorate 

Sub-Directorate 

Line Item 

GFS Classification 

Month 

Original Revenue 
Budget 

Original Opex 

Original Capex 
BudOet 

Asperfii»sfi7ntt 
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Technical Services 

Roads 

Road transport 

Road transport 

December 

231983.3333 

1485758.333 

496375 

Technical Services 

Environmental protection 

Environmental protection 

Environmental protection 

December 



0 

Technical Services 

Electricity 

Electricity 

Electricity 

December 

6205776 

5323464 

28416.66667 

Technical Services 

Waterworks 

Water 

Water 

December 

1675584 

1436142 

8916.666667 

Technical Services 

Sewerage 

Waste water management 

Waste water management 

December 

1740528 

840573.6 

767850 

Technical Services 

Refuse removal and dumping 

Waste management 

Waste management 

December 

1176084 

1240212 

34166.66667 

Other 

Other 

Other 

Other 

December 




Directorate 

Sub-Directorate 

Line Item 

GFS Classification 

Month 

Original Revenue 
Budget 

Original Opex 

BudM 

Original Capex 
BudBet 

Ax-iw rnn^tnntt. 

lj mi' Courtages 

200 



Ev: 


Executive and Council 

Council 

Executive and council 

Executive and council 

January 

1627916.667 

973900 

0 

Financial Services 

Director; Financial Services 

Budget and treasury office 

Budget and treasury office 

January 

3117790.625 

606293.3333 

65000 

Administrative Services 

Head Corporate Services 

Corporate services 

Corporate services 

January 

313466.6667 

1158575 

918083.3333 

Community Services 

Head Community Services 

Community and social services 

Community and social services 

January 

67666.66667 

443305.8333 

282166.6667 

Community Services 

Sport and Development 

Sport and recreation 

Sport and recreation 

January 

258880.1333 

815704.1667 

217166.6667 

Community Services 

Public safety 

Public safety 

Public safety 

January 

92225 

371483.3333 

10416.66667 

Community Services 

Human settlements 

Housing 

Housing 

January 


66416.66667 

0 

Community Services 

Health 

Health 

Health 

January 



0 

Administrative Services 

Planning and development 

Planning and development 

Planning and development 

January 

29583.33333 

257158.3333 

0 

Technical Services 

Roads 

Road transport 

Road transport 

January 

231983.3333 

1485758.333 

496375 

Technical Services 

Environmental protection 

Environmental protection 

Environmental protection 

January 



0 

Technical Services 

Electricity 

Electricity 

Electricity 

January 

6722924 

5767086 

28416.66667 

Technical Services 

Waterworks 

Water 

Water 

January 

1815216 

1555820.5 

8916.666667 

Technical Services 

Sewerage 

Waste water management 

Waste water management 

January 

1885572 

910621.4 

767850 

Technical Services 

Refuse removal and dumping 

Waste management 

Waste management 

January 

1274091 

1343563 

34166.66667 

Other 

Other 

Other 

Other 

January 




Directorate 

Sub-Directorate 

Line Item 

GFS Classification 

Month 

Original Revenue 
Budget 

Original Opex 

Butafe 

Original Capex 
BudBet 


As^cr Constnots 
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Executive and Council 

Council 

Executive and council 

Executive and council 

February 

1627916.667 

973900 

0 

Financial Services 

Director; Financial Services 

Budget and treasury office 

Budget and treasury office 

February 

3117790.625 

606293.3333 

65000 

Administrative Services 

Head Corporate Services 

Corporate services 

Corporate services 

February 

313466.6667 

1158575 

918083.3333 

Community Services 

Head Community Services 

Community and social services 

Community and social services 

February 

67666.66667 

443305.8333 

282166.6667 

Community Services 

Sport and Development 

Sport and recreation 

Sport and recreation 

February 

258880.1333 

815704.1667 

217166.6667 

Community Services 

Public safety 

Public safety 

Public safety 

February 

92225 

371483.3333 

10416.66667 

Community Services 

Human settlements 

Housing 

Housing 

February 


66416.66667 

0 

Community Services 

Health 

Health 

Health 

February 



0 

Administrative Services 

Planning and development 

Planning and development 

Planning and development 

February 

29583.33333 

257158.3333 

0 

Technical Services 

Roads 

Road transport 

Road transport 

February 

231983.3333 

1485758.333 

496375 

Technical Services 

Environmental protection 

Environmental protection 

Environmental protection 

February 



0 

Technical Services 

Electricity 

Electricity 

Electricity 

February 

6205776 

5323464 

28416.66667 

Technical Services 

Waterworks 

Water 

Water 

February 

1675584 

1436142 

8916.666667 

Technical Services 

Sewerage 

Waste water management 

Waste water management 

February 

1740528 

840573.6 

767850 

Technical Services 

Refuse removal and dumping 

Waste management 

Waste management 

February 

1176084 

1240212 

34166.66667 

Other 

Other 

Other 

Other 

February 




Directorate 

Sub-Directorate 

Line Item 

GFS Classification 

Month 

Original Revenue 
Budget 

Original Opex 
BudSS 

Original Capex 
BudBet 

rtr jnT fiTwanrtT 






Executive and Council 

Council 

Executive and council 

Executive and council 

March 

1627916.667 

973900 

0 

Financial Services 

Director; Financial Services 

Budget and treasury office 

Budget and treasury office 

March 

3117790.625 

606293.3333 

65000 

Administrative Services 

Head Corporate Services 

Corporate services 

Corporate services 

March 

313466.6667 

1158575 

918083.3333 

Community Services 

Head Community Services 

Community and social services 

Community and social services 

March 

67666.66667 

443305.8333 

282166.6667 

Community Services 

Sport and Development 

Sport and recreation 

Sport and recreation 

March 

258880.1333 

815704.1667 

217166.6667 

Community Services 

Public safety 

Public safety 

Public safety 

March 

92225 

371483.3333 

10416.66667 

Community Services 

Human settlements 

Housing 

Housing 

March 


66416.66667 

0 

Community Services 

Health 

Health 

Health 

March 



0 

Administrative Services 

Planning and development 

Planning and development 

Planning and development 

March 

29583.33333 

257158.3333 

0 

Technical Services 

Roads 

Road transport 

Road transport 

March 

231983.3333 

1485758.333 

496375 

Technical Services 

Environmental protection 

Environmental protection 

Environmental protection 

March 



0 

Technical Services 

Electricity 

Electricity 

Electricity 

March 

5688628 

4879842 

28416.66667 

Technical Services 

Waterworks 

Water 

Water 

March 

1535952 

1316463.5 

8916.666667 

Technical Services 

Sewerage 

Waste water management 

Waste water management 

March 

1595484 

770525.8 

767850 

Technical Services 

Refuse removal and dumping 

Waste management 

Waste management 

March 

1078077 

1136861 

34166.66667 

Other 

Other 

Other 

Other 

March 




Directorate 

Sub-Directorate 

Line Item 

GFS Classification 

Month 

Original Revenue 
Budget 

Original Opex 
RuM 

Original Capex 
BudBet 

Censtofits 

As per Co^$^7nts 

?nnrhnrnrtt>r< 
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Executive and Council 

Council 

Executive and council 

Executive and council 

April 

1627916.667 

973900 

0 

Financial Services 

Director; Financial Services 

Budget and treasury office 

Budget and treasury office 

April 

3117790.625 

606293.3333 

65000 

Administrative Services 

Head Corporate Services 

Corporate services 

Corporate services 

April 

313466.6667 

1158575 

918083.3333 

Community Services 

Head Community Services 

Community and social services 

Community and social services 

April 

67666.66667 

443305.8333 

282166.6667 

Community Services 

Sport and Development 

Sport and recreation 

Sport and recreation 

April 

258880.1333 

815704.1667 

217166.6667 

Community Services 

Public safety 

Public safety 

Public safety 

April 

92225 

371483.3333 

10416.66667 

Community Services 

Human settlements 

Housing 

Housing 

April 


66416.66667 

0 

Community Services 

Health 

Health 

Health 

April 



0 

Administrative Services 

Planning and development 

Planning and development 

Planning and development 

April 

29583.33333 

257158.3333 

0 

Technical Services 

Roads 

Road transport 

Road transport 

April 

231983.3333 

1485758.333 

496375 

Technical Services 

Environmental protection 

Environmental protection 

Environmental protection 

April 



0 

Technical Services 

Electricity 

Electricity 

Electricity 

April 

4137184 

3548976 

28416.66667 

Technical Services 

Waterworks 

Water 

Water 

April 

1117056 

957428 

8916.666667 

Technical Services 

Sewerage 

Waste water management 

Waste water management 

April 

1160352 

560382.4 

767850 

Technical Services 

Refuse removal and dumping 

Waste management 

Waste management 

April 

784056 

826808 

34166.66667 

Other 

Other 

Other 

Other 

April 




Directorate 

Sub-Directorate 

Line Item 

GFS Classification 

Month 

Original Revenue 
Budget 

Original Opex 

Budni 

Original Capex 
BudBet 

As per 
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Executive and Council 

Council 

Executive and council 

Executive and council 

May 

1627916.667 

973900 

0 

Financial Services 

Director; Financial Services 

Budget and treasury office 

Budget and treasury office 

May 

3117790.625 

606293.3333 

65000 

Administrative Services 

Head Corporate Services 

Corporate services 

Corporate services 

May 

313466.6667 

1158575 

918083.3333 

Community Services 

Head Community Services 

Community and social services 

Community and social services 

May 

67666.66667 

443305.8333 

282166.6667 

Community Services 

Sport and Development 

Sport and recreation 

Sport and recreation 

May 

258880.1333 

815704.1667 

217166.6667 

Community Services 

Public safety 

Public safety 

Public safety 

May 

92225 

371483.3333 

10416.66667 

Community Services 

Human settlements 

Housing 

Housing 

May 


66416.66667 

0 

Community Services 

Health 

Health 

Health 

May 



0 

Administrative Services 

Planning and development 

Planning and development 

Planning and development 

May 

29583.33333 

257158.3333 

0 

Technical Services 

Roads 

Road transport 

Road transport 

May 

231983.3333 

1485758.333 

496375 

Technical Services 

Environmental protection 

Environmental protection 

Environmental protection 

May 



0 

Technical Services 

Electricity 

Electricity 

Electricity 

May 

3102888 

2661732 

28416.66667 

Technical Services 

Waterworks 

Water 

Water 

May 

837792 

718071 

8916.666667 

Technical Services 

Sewerage 

Waste water management 

Waste water management 

May 

870264 

420286.8 

767850 

Technical Services 

Refuse removal and dumping 

Waste management 

Waste management 

May 

588042 

620106 

34166.66667 

Other 

Other 

Other 

Other 

May 





Directorate 

Sub-Directorate 

Line Item 

GFS Classification 

Month 

Original Revenue 
Budget 

Original Opex 

Budnt 

Original Capex 
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Directorate 

Sub-Directorate 

Line Item 

GFS Classification 

Month 

Original Revenue 
Budec^B 

Original Opex 

Budwt 

Original Capex 
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Executive and Council 

Council 

Executive and council 

Executive and council 

June 

1627916.667 

973900 

0 

Financial Services 

Director; Financial Services 

Budget and treasury office 

Budget and treasury office 

June 

3117790.625 

606293.3333 

65000 

Administrative Services 

Head Corporate Services 

Corporate services 

Corporate services 

June 

313466.6667 

1158575 

918083.3333 

Community Services 

Head Community Services 

Community and social services 

Community and social services 

June 

67666.66667 

443305.8333 

282166.6667 

Community Services 

Sport and Development 

Sport and recreation 

Sport and recreation 

June 

258880.1333 

815704.1667 

217166.6667 

Community Services 

Public safety 

Public safety 

Public safety 

June 

92225 

371483.3333 

10416.66667 

Community Services 

Human settlements 

Housing 

Housing 

June 

0 

66416.66667 

0 

Community Services 

Health 

Health 

Health 

June 

0 

0 

0 

Administrative Services 

Planning and development 

Planning and development 

Planning and development 

June 

29583.33333 

257158.3333 

0 

Technical Services 

Roads 

Road transport 

Road transport 

June 

231983.3333 

1485758.333 

496375 

Technical Services 

Environmental protection 

Environmental protection 

Environmental protection 

June 

0 

0 

0 

Technical Services 

Electricity 

Electricity 

Electricity 

June 

2585740 

2218110 

28416.66667 

Technical Services 

Waterworks 

Water 

Water 

June 

698160 

598392.5 

8916.666667 

Technical Services 

Sewerage 

Waste water management 

Waste water management 

June 

725220 

350239 

767850 

Technical Services 

Refuse removal and dumping 

Waste management 

Waste management 

June 

490035 

516755 

34166.66667 

Other 

Other 

Other 

Other 

June 



0 



Municipal Scorecard 


Bergrivier Municipality SDBIP (Top Level) 



Approval sheet 


19 



